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UNCLASSIFIED 

PAGE 01 MASERU 00471 211447Z 
ACTION OC-06 


Message Text 


INFO OCT-01 AF-10 ISO-OO CCO-OO OCPE-OO SY-05 /022 W 

107155 211451Z/40 

O R 21 1430Z FEB 78 
FM AMEMBASSY MASERU 
TO SECSTATE WASHDC IMMEDIATE 8273 
INFO AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 
AMEMBASSY PRETORIA 


UNCLAS MASERU 0471 


DEPT FOR OC/PE, A/SY/NSU 
ACCRA FOR COMSPEC 


NAIROBI FOR RCO 


PRETORIA FOR RSO 


FROM POIC 


E.O. 11652: N/A 

TAGS: AFAC, ASEC, NSU, LT 

SUBJECT: SHORTAGE OF MATERIAL - CRU MASERU RENOVATION 


REF: A. STATE 42862, B. STATE 41404, 

1 . ADDITIONAL MATERIAL ARE NEEDED IN THE NEW SECTION FOR LIGHTS 
AND RECEPTACLE. LIGHTS FOR CRU RENOVATION HAVE BEEN DOUBLE FROM 
ORIGINAL PLANS. TELEX ROOM WAS ALSO ADDED TO ORIGINAL PLANS. 


2. ANTICIPATE WORK TO BEGIN IN NEW SECTION OF CRU ARE 
APPROXIMATELY 24 FEB. ADDITIONAL MATERIAL WILL BE NEEDED BEFORE 
LIGHTS AND RECEPTACLE CAN BE COMPLETED. 


UNCLASSIFIED 


UNCLASSIFIED 
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3. ANTICIPATE PROJEC COMPLETION ON OR ABOUT 20 MARCH. PROVIDING 
MATERIAL ON HAND. 

STOKES 


UNCLASSIFIED 
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